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1, The Chinese Commmist Railway Aray Group supervised the construction of 
the vallrosd between “ening snd Chennankuan, which was originally sche cueee 
for completion in early Joril. However, tumole ond portiena of 
which were poorly constructed wre washed sexy by Moods in early “ADV :. 
Many laborers Gied from disaases end malnutrition, wiile over one-halt 
the Laborers now working are suffering frow dysentery and malaria. — 


2, The engineering offies of the Laipin-Ghenpnankuen Reranch Railresd end the 
Kwangsi Provincial Sovernmuent have agreed that 10,000 aiditional ef vil LL sm 
Laborers must be recrulted from districts along the railroad and thah ins 
slinies must be established to cara for the 1 sbhorerat healt, Berause 

these difficulties, the Chinese Communist authorities have extended th 

deadline for the inaugurstion of traffic from the end of June to the and. 


of august. 


25X1C ae © Comment. A ususlly reliable source from @ contact emong rallesx; 
circles in Canton states that the extension of the radlread bete eer, Neand 
and Chemnenkuan was completed in mid-May. A nro-Nationalist newspaser 4 
Hong Kong reported on 27 dune that the vallroad between Latnoin and Hea aT 
wes put into operation on 25 February, ad that the Commmists vere 
the completion of the Namnins-Chenneankuan section, which sould be « ape 
traffic ty mid-July. 

25X1X EE believes that this section cannot sossibly be 
completed by mid-duly becauze of the shorteze of materials and fren 
guerrilla interruptions, 


- U5, OFFIC ALALS ONLY 


Approved For Release 2001/03/06. : CIA-RDP82;00457R008000880002-9 


